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REPORT. 


To  the  President  and  Board  of  Canal  Commissioners  of  Penn¬ 
sylvania: 

Gentlemen  : — I  have  the  honor  to  submit  the  following  report  and 
accompanying  statements,  showing  the  operations  and  condition  of 
the  Motive  Power  Department  on  the  Columbia  and  Philadelphia 
railroad,  from  March  1st  to  November  30th,  1842. 

This  report  should  properly  include  the  fiscal  year,  beginning  De¬ 
cember  1st,  1841;  but  as  my  duties  as  Superintendent  of  Motive 
Power  began  on  the  1st  of  March  last,  and  as  there  is  no  certain 
data  in  my  possession  from  which  I  can  show  the  operations  of  the 
three  preceding  months,  I  shall  confine  myself  to  the  nine  months 
under  my  immediate  superintendence. 

By  reference  to  statement  No.  2,  it  will  be  seen  that  the  whole 
amount  of  motive  power  tolls  collected  at  the  different  offices  from 
March  1st  to  November  30th,  1842,  is  8157,227  76,  while  the  total 
expenditure  charged  to  motive  power  fund  during  the  same  period, 
amounts  to  $86,762  48,  leaving  a  balance  in  favor  of  the  fund  of 
$70,465  28,  for  the  period  of  nine  months. 

Such  is  the  general  result  as  shown  by  the  statement  referred  to  ; 
but  there  are  several  considerations  proper  to  be  mentioned,  which 
make  this  result  much  more  favorable  to  this  fund  than  at  first  sight 
appears. 

1st.  The  amount  of  expenditures  as  there  stated,  includes  85,600, 
charged  to  motive  power  fund  for  a  rope  and  repairs  done  to  the 
stationary  engines  at  the  Schuylkill  inclined  plane;  expenses  which 
have  heretofore  been  paid  out  of  the  general  appropriation  fund,  (ex¬ 
cept  the  rope  purchased  for  the  plane  in  1841.) 

2d.  By  comparing  the  value  of  materials,  &c.  at  the  Parkesburg 
shop,  on  the  1st  of  March,  1842,  and  the  30th  of  November,  1842, 
as  per  statements  No.  6  and  7,  there  appears  to  be  a  balance  in  favor 
of  the  present  stock  of  86,295  00;  on  the  other  hand,  by  comparing 
the  stock  of  fuel  on  hand  the  1st  of  March,  and  the  1st  of  December, 
as  per  statement  No.  4,  will  be  found  a  balance  in  favor  of  the  former 
stock  of  8896  87|;  the  two  former  items  amounting  to  811,895  00, 
should  be  added  to  the  balance  as  shown  by  statement  before  referred 
to;  the  latter  sum  of  $896  87|  should  be  taken  from  the  result; 
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making  the  nett  profits  to  motive  power  fund  $10,998  12,  more  than 
there  appears. 

The  relative  value  of  the  engines  at  these  two  periods  cannot  be 
exactly  stated;  but  by  reference  to  statement  No.  5,  it  will  be  seen 
that  their  condition  at  the  latter  period  is  much  better  than  at  the 
former. 

In  mentioning  these  circumstances,  I  have  no  desire  to  give  to  the 
affairs  of  the  road  an  undue  appearance  of  prosperity,  but  as  many 
persons  have  considered  the  statements  which  I  have,  from  time  to 
time  made,  as  unfair  and  founded  on  false  data,  I  wish  now  to  fur¬ 
nish  the  means  of  testing  them  fully,  by  the  general  correctness  of 
those  statements,  as  well  as  those  I  now  make;  I  am  willing  that  my 
reputation  as  a  public  officer,  as  well  as  my  character  as  a  private  citi¬ 
zen,  may  be  judged. 

There  are  at  present  forty  locomotive  engines  on  this  road,  and 
one  at  the  shop  of  D.  H.  Dotterer  &  Co.  of  Reading,  left  there  by 
the  former  Superintendent,  for  repairs.  Three  which  had  been  con¬ 
demned  as  not  worth  repairing,  were  sold  in  pursuance  of  a  resolu¬ 
tion  of  the  Board,  instructing  me  to  offer  them  at  public  sale.  Two 
of  these  were  of  inferior  quality,  built  many  years  ago,  before  the  art 
of  locomotive  building  had  come  to  its  present  state  of  perfection,  and 
wrere  so  far  worn  that  to  repair  them  would  have  cost  more  than 
they  were  worth.  The  other  had  been  built  for  the  purpose  of  ex¬ 
perimenting  on  the  use  of  Anthracite  coal,  as  a  fuel  for  generating 
steam,  and  was  too  light  in  its  construction  to  warrant  a  heavy  out¬ 
lay  in  repairing  her,  as  the  defect  in  its  original  construction  could  not 
be  remedied. 

Among  the  engines  now  on  the  road,  is  one  constructed  like  that 
last  referred  to,  for  the  use  of  Anthracite  coal.  This  engine  was 
built  by  Mr.  Ross  Winans,  of  Baltimore,  and  unfortunately,  is  as 
much  too  heavy  as  the  other  is  too  light.  It  weighs  18  tons,  and 
has  a  power  of  190  tons.  On  a  road  capable  of  supporting  engines  of 
its  weight,  it  would  be  decidedly  preferable  for  drawing  burden 
trains,  to  a  lighter  one;  but  on  a  road  constructed  as  this  is,  this  en¬ 
gine  cannot  be  used  without  destruction  to  the  cast  iron  chairs.  It  is 
now  in  good  order,  having  been  used  for  a  few  trips  only;  but  as  it 
is  too  heavy  for  any  useful  purpose  on  this  road,  I  would  recommend 
that  some  arrangement  be  made  for  its  disposal. 

The  repairs  of  the  engines  at  the  Parkesburg  shop  are  under  the 
immediate  superintendence  of  Mr.  Edwin  Jefferies,  manager,  and 
Mr.  Henry  Osmond,  as  foreman;  they  are  entitled  to  great  credit  for 
the  perseverance  and  skill  displayed  in  the  discharge  of  their  respect¬ 
ive  duties. 

Repeated  attempts  have  been  made  to  use  Anthracite  coal  as  a  fuel 
on  this  road;  and  with  engines  constructed  in  the  form  of  the  two 
last  mentioned,  (the  boiler  and  tubes  being  placed  in  a  vertical  posi¬ 
tion  over  the  fire,)  the  project  would  no  doubt  be  successful;  but  it 
has  been  fully  settled  by  experiment  that  a  very  heavy  expenditure 
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would  be  necessary  to  fit  the  engines  now  in  use  on  the  road  for  that 
purpose.  Bituminous  coal,  however,  has  been  used  in  considerable 
quantities  during  the  last  two  years,  and  with  entire  success.  All  the 
engines  now  on  the  road  are  using  it  to  some  extent,  and  I  would 
recommend  that  at  least  double  the  quantity  be  used  as  soon  as  it  can 
be  obtained  on  the  opening  of  the  navigation  next  season.  I  am  satis¬ 
fied  from  my  experience  that  a  mixture  of  Bituminous  coal  and  wood 
is  decidedly  the  cheapest  fuel  for  this  road.  As  wood  becomes  scarce, 
the  proportion  of  coal  can  be  increased,  and  if  necessary,  it  can  be 
used  altogether,  without  any  material  alteration  of  the  engines  now 
in  use. 

In  consequence  of  the  competition  afforded  by  other  routes,  it  is 
found  that  the  trade  in  heavy  articles  for  the  counties  through  which 
this  road  passes,  and  the  adjoining  counties,  has  been  almost  entirely 
excluded  from  it  by  the  high  rates  of  tolls.  I  would,  therefore,  re¬ 
spectfully  recommend  to  the  consideration  of  the  Board  the  propriety 
of  reducing  the  tolls  on  such  articles. 

By  reference  to  statement  No.  5,  it  will  be  seen,  that  the  total  number 
of  miles  travelled  by  locomotive  engines,  from  March  1st  to  No¬ 
vember  30,  1842,  was  261,744.  By  reference  to  statement  No. 
10,  it  will  be  seen  that  the  total  expense  of  repairs  of  road  and 
maintaining  motive  power,  including  collectors,  clerks  and  weigh- 
master’s  salaries,  and  all  other  expenses  for  the  same  period,  Avas 
SI 32,499  45,  making  the  cost  per  mile  travelled  by  locomotive 
equal  to  fifty  cents  and  sixty-two  hundredth. 

In  accordance  Avitli  your  instructions,  I  ha\re  made  the  necessary 
arrangements  to  insure  the  completion  of  the  slip  at  Columbia,  for 
transferring  section  boats  to  and  from  the  canal  and  railroad,  by  the 
opening  of  the  canal  next  spring.  The  effect  of  this  neAv  mode  of 
transportation  on  our  improvements,  will  be  to  make  a  continuous 
ehain  on  the  route  between  Philadelphia  and  Pittsburg,  and  I  feel  con¬ 
fident,  Avill  realize  the  most  sanguine  expectations  of  its  friends.  The 
future  usefulness  of  our  public  improvements,  I  believ'e,  greatly  de¬ 
pends  on  effectually  carrying  out  this  system. 

I  have  prepared  a  statement,  (No.  10,)  which  exhibits  the  total 
amount  of  receipts  and  expenditures,  and  the  nett  profit  on  this  road 
for  nine  months,  ending  No\'ember  30,  1842.  As  I  have  had  charge 
of  the  Supervisors  department  for  only  eight  months,  the  data  for  one 
previous  month  is  such,  as  I  could  obtain  from  the  Auditor  General’s 
office  ;  but,  they  may  be  relied  on  as  furnishing  a  very  close  ap¬ 
proximation  to  the  facts.  It  will  be  seen  that  the  total  amount  of  re¬ 
ceipts  of  tolls  for  these  nine'months  has  been  $  306,596  654 

And  the  total  amount  of  expenditures,  132.499  45 

Leaving  a  nett  profit  of  174,097  20 

In  addition  to  the  receipts  of  the  road,  I  have  received  for  old  ma¬ 
terials  sold,  S  2567,23,  Avhich  is  as  yet  unaccounted  for  to  the  Au¬ 
ditor  General.  When  it  is  taken  into  consideration,  that  the  busi¬ 
ness  on  the  road  during  this  period  has  been  less  than  at  any  other 
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similar  period  daring  the  last  seven  years,  this  result  must  be  highly 
gratifying ;  and  is  sufficient  to  prove,  that  the  new  and  improved  sys¬ 
tem,  devised  by  the  present  Board,  (and  which  I  have  endeavored 
to  the  best  of  my  ability,  to  carry  out,)  will  produce  effects  in  the 
highest  degree  creditable  to  them,  and  beneficial  to  the  Common¬ 
wealth. 

Statement  No.  1,  exhibits  the  Superintendent’s  account  with  the 
State  Treasurer. 

Statement  No.  2,  the  amount  of  tolls  and  expenditures. 

Statement  No.  3,  an  abstract  statement  of  the  expenses. 

Statement  No.  4,  an  inventory  of  wood  and  coal  on  the  road, 
March  1st,  and  December  1st,  1842. 

Statement  No.  5,  shows  the  names  and  number  of  the  locomotive 
engines  and  their  present  condition,  number  of  miles  travelled  by 
each,  their  original  cost,  with  an  estimate  of  their  present  value,  &c. 

Statement  No  6,  an  inventory  of  the  stock  and  materials  at  Parkes- 
burg  shop,  March  1st,  1842. 

Statement  No.  7,  an  inventory  of  stock  and  materials  at  Parkes- 
burg  shop,  November  30,  1842. 

Statement  No.  8,  an  inventory  of  machinery,  fixtures  and  tools, 
at  Parkesburg shop,  November  30,  1842. 

Statement  No.  9,  a  comparative  statement  of  the  estimate  of  main¬ 
taining  motive  power,  from  December  1st,  1841,  to  November  30th, 
1842,  made  December  1st,  1841,  the  actual  expense  for  nine  months, 
and  an  estimate  of  the  expense  of  maintaining  motive  power,  for 
the  year  1843. 

Statement  No.  10,  shows  the  total  amount  of  receipts  and  expen¬ 
ditures  of  the  road,  in  both  departments,  and  the  nett  profit  for  nine 
months,  ending  November  30th,  1842. 

In  this  report,  and  the  accompanying  statements,  I  have  endea¬ 
vored  to  present  a  clear  view  of  the  operations  on  the  road,  and  their 
general  results,  without  encumbering  them  with  minute  de¬ 
tails.  But  if  a  closer  examination  should  be  desired,  I  shall  at  any 
time  be  happy  to  furnish  the  items  upon  any  or  all  of  the  subjects 
referred  to. 

All  of  which  is  respectfully  submitted. 

J.  B.  MOORHEAD, 
Superintendent  of  Motive  Power . 

Superintendent’s  Office, 

Parkesburg ,  Dec.  1,  1842.  y 
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STATEMENT  No.  1, 

Showing  the  Superintendent’ s  account  with  the  State  Treasurer . 


Amount  drawn  from  the  State  Treas- 
ury  from  the  1st  of  March,  1842,  to 

the  30th  November,  1842,  $119,406  68 

Amount  paid  for  maintenance  of  mo¬ 
tive  power  during  same  period.  See 
statement  No.  3.  $72,389  26 

Amount  paid  on  debts  contracted  prior 

to  March  1st,  1842,  46,071  55 

-  118,460  81 


Balance  due  Commonwealth, 


$  945  87 


STATEMENT  No.  2, 

Showing  the  amount  of  Motive  Power  tolls  collected  from  March 
1st ,  1842,  to  November  30 th,  1842,  and  the  expenses  of  Motive 
Power  during  same  period. 

Amount  of  motive  power  tolls  collect¬ 
ed  as  per  report  of  collectors, 

Amount  paid  for  current  expenses  of 
motive  power.  See  statement  No.  3.' 

Amount  of  expenses  unpaid.  See  state¬ 
ment  No.  3. 


$70,465  28 


$157,227  76 

$72,389  26 
14,373  22 

-  86,762  48 


STATEMENT  No  3, 

Of  expenses  or  maintenance  of  Motive  Power  from  March  Is/,  1842,  to  November  30/A,  1842. 
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STATEMENT  No.  4, 

Inventory  of  Wood  and  Coal  on  the  Columbia  and  Philadelphia 
railroad,  March  1st,  1842,  belonging  to  the  Commonwealth. 

Total  amount  of  wood  on  hand  from  Columbia- 
to  Philadelphia,  as  per  measurement,  3,079  cords 
at  $3  50,  $10,773  00 

Total  amount  of  Anthracite  coal,  do.  545  tons  at  $4,  2,180  00 

Total  am’t  of  Bituminous  coal,  do.  832  tons  at  $4  50,  3,744  00 


$16,697  00 


Inventory  of  Wood  and  Coal  on  the  Columbia  and  Philadelphia 
railroad ,  belonging  to  the  Commonwealth,  Nov.  30,  1842. 

Total  amount  of  wood  on  hand  from  Columbia  to 
Philadelphia,  as  per  measurement,  3,470f  cords 
at  $3  50,  $12,147  62 £ 

Total  am’t.  of  Anthracite  coal,  do.  120  tons  at  $4  00,  480  00 

Total  am’t.  of  Bituminous  coal,  do.  705  tons  at  $4  50,  3,172  50 


$15,800  12£ 


STATEMENT  No.  5. — See  Table. 
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1MES  OF  ENGINES 


STATEMENT  NO.  5 

Report  on  Locomotive  Engines  on  Columbia  and  Philadelphia  Railroad,  30th  November  184!,  j)  E.  Jeffenes,  Manager,  Parkesburg  Shops. 


Bald  Eagle, 
Brandywine, 

Buchanan,  James 
i  Cameron,  Simon 
i  Clarke,  James 
I  Conestoga, 

!  Delaware, 

\  Downingtown, 

I  Enterprize, 

I  Farmer,  Wash.  Co. 

!  Gay,  Edward  F. 

I  Hubley,  E.  B. 
i  Indiana, 

I  Iron  Grey, 
i  Jackson,  Andrew 
i  Juniata, 

I  Keim,  Geo.  M. 

Keys,  Hugh 
Lancaster, 

Mississippi, 

Montgomery, 

!  Muhlenburg,  H.  A. 

I  Octorara, 
i  Ohio, 
i  Old  Berks, 

1  Parkesburg, 

‘  Packer,  Wm.  F. 
i  Paoli, 

Penn,  Wm. 

1  Pennsylvania, 

Peqnea, 

1  Philadelphia, 

1  Perter,  Geo.  B. 

I  Sampson, 

Schuylkill, 

Snyder,  Simon 
Telegraph, 

Virginia, 

West  Chester, 

1  Westmoreland, 
Wisconsin, 

^  Atlantic,  Baltimore  i 


Builders. 


Eastwick  &  Co. 
M.  W.  Baldwin, 
H.  R.  Campbell, 
Wm.  Norris, 

M.  W.  Baldwin, 
do 
do 
do 

Eastwick  &  Co. 
Wm.  Norris, 

M.  W.  Baldwin, 
do 
do 

Dotterer  <fc  Co. 

H.  R.  Campbell, 
M.  W.  Baldwin, 
Dotterer  &  Co. 
Pcnnel  &  Co. 

M.  W.  Baldwin, 
do 
do 

Dotterer  &  Co. 

M.  W.  Baldwin, 
do 

Dotterer  &  Co. 
M.  W.  Baldwin, 
Ross  Winans, 

M.  W.  Baldwin, 
Wm.  Norris, 

M.  W.  Baldwin, 
do 
do 

H.  R.  Campbell, 
Sellers  &  Sons, 
VI.  W.  Baldwin, 
Wm.  Norris, 
Eastwick  &  Co. 
M.  W.  Baldwin, 
do 

Dotterer  &,  Co. 
M.  W.  Baldwin, 


Built  in 

Manufactured  on 

Weight. 

Power. 

Philadelphia, 

March 

1,  1837, 

9}  tons. 

85  tons. 

)ct. 

2,  1835. 

9i  do 

80  do 

March  21,  1839. 

I2i  do 

110  do 

March 

19,  1839, 

10  do 

90  do 

do 

April 

Feb'y 

Feb’y 

30,  1839, 

13  do 

110  do 

do 

10,  1837, 

12.}  do 

110  do 

do 

7,  1635, 

8}  do 

80  do 

do 

August 

4,  1837, 

12}  do 

110  do 

do 

May 

22,  1837, 

9}  do 

85  do 

Oct. 

15,  183G, 

10  do 

90  do 

March 

6,  1837, 

12}  do 

110  do 

do 

April 

6,  1839, 

12}  do 

110  do 

April 

Sept’r 

27,  1837, 

12}  do 

110  do 

Reading, 

20,  1841, 

8  do 

70  do 

Philadelphia, 

VI  arch 

1,  1839, 

12}  do 

110  do 

Sept’r 

5,  1835, 

8}  do 

80  do 

Reading, 

April 

1,  1840, 

11}  do 

110  do 

Lancaster, 

Mav 

15,  1840, 

12  do 

110  do 

Philadelphia, 

lune, 

25.  1834, 

8}  do 

80  do 

do 

May 

8,  1837, 

12}  do 

110  do 

do 

May 

Nov’r 

15,  1837, 

12}  do 

110  do 

Reading, 

1,  1839, 

11}  do 

no  do 

Philadelphia, 

April 

10,  1837, 

12}  do 

no  do 

do 

Feb’y 

8,  1835, 

8}  do 

80  do 

Reading, 

luly 

1,  1830, 

11}  do 

no  do 

Philadelphia, 

March 

30,  1837, 

12}  do 

no  do 

Baltimore, 

March 

1,  1840, 

18  do 

190  do 

Philadelphia, 

Fe'o’y 

18,  1837, 

9  do 

80  do 

Oct. 

10,  1835 

9  do 

do 

January  3,  1835 

9}  do 

80  do 

April 

Nov’r 

18,  1837 

12}  do 

110  do 

26,  1834 

8}  do 

80  do 

March 

1,  1839 

12}  do 

110  do 

May 

20,  1841 

9}  do 

80  do 

April 

1,  1835 

8}  do 

80  do 

March 

H,  1839 

10  do 

90  do 

April 

Feb’y 

Jan’/ 

15,  1837 

9}  do 

85  do 

18,  1837 

9  do 

80  do 

20,  1837 

9  do 

80  do 

Nov’r 

20,  1841 

12  do 

110  do 

Philadelphia, 
ll  20th  April,  18 

May 

42.' 

26,  1837 

12}  do 

110  do 

No.  of 

Condition,  Feb’y 
28,  1842. 


Being  repaired, 
Good  order, 
do 

Ordinary, 

Good  order, 
Being  repaired, 
Ordinary, . 
do 
do 
do 

Being  repaired, 
Good  order. 
Being  repaired, 
Ordinary, 

Being  repaired, 
do 
do 
do 
do 
do 
do 

Good  order, 
Being  repaired, 
Good  order, 
do 

Being  repaired, 
Ordinary, 

Being  repaired, 
do 

Ordinary, 
do 

Being  repaired, 
Good  order, 
Ordinary, 
do 

Being  repaired, 
Good  order, 
Being  repaired, 
do 
do 
do 


Condition,  Nov’r 
30,  1842. 


Station, 

28,  /812- 


Being  repaired, 
Good  order, 
do 

Being  repaired, 
To  be  repaired, 
Good  order, 

To  be  repaired. 
Good  order, 
do 
do 
Ordinary, 

Being  repaired, 
do 
Ordinary, 

Good  order, 

To  be  repaired, 
Good  order, 
do 

Being  repaired. 
Ordinary, 

To  be  repaired, 
Good  order, 
do 
do 
do 
do 

Ordinary, 

Good  order, 
do 
do 
do 

To  be  repaired, 
do 
do 

Good  order, 
do 
do 
do 

To  be  repaired, 
Good  order, 

To  be  repaired, 


(Cars  from 

28th  Feb’y, 
to  Nov.  30 
1842. 


Parkssburgsbop, 

'iirden, 

Parkesburg  shop, 

'  Mo 

Burden, 

3arkesburgshop, 
Horning  lire, 
Burden, 

Parkesburg  shop, 
do 
do 

do  • 
do 

Schuylkill  plane, 
Parkesburg  shop, 

do 

Reading  shop, 

Parkesburg  shop, 
(Reading  shop, 
Parkesburg  shop, 
do 

Burden, 

Parkesburg  shop, 
Night  line, 
Parkesburg  shop, 

do' 

do 

do 

(Schuylkill  level, 
(Parkesburg  shop. 
Burden, 
Parkesburg  shop, 
Burden, 

ISchuylkill  level, 
Night  line. 
(Norris’s  shop, 
Morning  line, 
Parkesburg  shop, 
do 
Burden. 

.Lancaster  shop, 


Trips  from 

28th  Feb’y 
to  Nov.  30 
1842. 


Parkesburg  shop. 
Evening  line, 
Parkesburg  shop, 
do 
do 
do 
do 
do 

Morning  line, 
do 

Burden, 

Parkesburg  shop 
do 

Schuylkill  plane, 
Parkesburg  shopJ 
do 
do 
do 

Reading  shop, 
Burden, 

Parkesburg  shop, 
Burden, 

Parkesburg  shop, 
Burden. 

do 

Parkesburg  shop, 
Columbia  depot, 
Schuylkill  plane 
Schuylkill  level. 
Evening  line, 
Burden, 

Parkesburg  shop, 
do 
do 
Burden. 

Schuylkill  level, 
Parkesburg  shop, 
Burden, 

Parkesburg  shop, 
Burden, 

Parkesburg  shop, 


Miles  from 

28th  Feb’y, 
to  Nov.  30, 
1842. 


No.  of  miles  travelled  by  Locomotive  Engines  on  Schuylkill  level, 


918 

1,209 

166 

281 

3,002 

128 

2,187 

1,321 

584 

2,292 

3,463 


1,000 

2,199 

1,046 

1,434 

2,454 

201 

1.589 

1,379 


1,309 

890 


1,272 

602 


728 

412 


2,789 

185 


Original 

cost 


Present 

Estimated 

value. 


161 

12,559 

$7,000 

$5,300 

194 

15,132 

6,400 

5,500 

10 

780 

7,500 

6,500 

40 

3,120 

7,500 

5,000 

183 

14,274 

7,500 

6,000 

7,500 

5,500 

39 

3,042 

6,317 

4,500 

142 

11,076 

7,500 

5,500 

215 

16,770 

7.000 

5,500 

113 

8,874 

6,300 

5,000 

140 

10,920 

7,500 

5,500 

207 

16,146 

7,500 

6,000 

7,500 

6,300 

7,500 

4,000 

135 

10,530 

7,500 

6,500 

6,400 

4,200 

74 

5,772 

7,500 

6,000 

147 

11,466 

7,500 

6,300 

5,850 

5,000 

69 

5,382 

7,500 

5,500 

94 

7,332 

7,500 

5,500 

144 

1 1 ,232 

7,500 

6,000 

7,500 

6,500 

45 

3,510 

6,317 

5,000 

110 

8,580 

11,000 

6,000 

95 

7,410 

7,500 

5,500 

9,00( 

6,000 

17 

1,326 

7,000 

5,000 

6,00( 

5,500 

247 

19,266 

16,317 

5,500 

57 

4,446 

7,500 

5,500 

6,317 

4,500 

86 

6,708 

7.500 

6,000 

6,501 

4,300 

68 

5,304 

G.31- 

4,700 

7.501 

5,800 

129 

10,062 

7,00t 

5,800 

39 

3,042 

7,001 

5,000 

7,00i 

4,600 

178 

13,884 

7.50C 

6,300 

14 

1.092 

7.50C 

6,000 

3,192 

248.976 

$296,03 

$224,600 

12,768 

261,744 

Moorhead’s  rep. 


Invert 

rai 

•  •  .  .  f  . 

Total 
to 
at  $ 

Total 

Total 


Inven 

raii 

Total 
Phi 
at  j 
Total 
Total 
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STATEMENT  No.  6. 

j2n  Inventory  of  Stock  and  Materials  at  Parkesburg  shops , 

March,  1842. 


lbs. 


it 


u 


i  i 


tl 


15  pair  truck  and  tank  wheels,  at  $100, 

32  chilled  “  “  “  at  $20, 

23  driving  wheel  hubs,  at  $50, 

tire,  350  lbs.  at  12  cts. 
axle  iron,  at  10  cts. 
springs  at  18  cts. 

Norris  tank  springs,  at  15  cts. 
old  copper,  at  16  cts, 
sheet  copper  at  30  cts. 
miscellaneous  iron  castings,  at  5  cts. 

“  “  wrought,  at  3  cts. 

boiler  and  frame  iron,  at  6  cts. 
bar  iron,  at  5  cts. 
block  tin,  at  25  cts. 
spelter,  at  12  cts. 
old  spring  steel,  at  2  cts. 
cast  steel,  at  18  cts. 
new  brass  castings,  at  25  cts. 
old  “  “  at  12  cts. 

2000  bushels  bituminous  coal,  at  25  cts. 

600  bushels  charcoal,  at  8  cts. 

18000  feet  oak  and  ash  timber,  at  2  cts. 

1500  feet  pine  boards,  at  2  cts. 

100  gallons  oil,  at  80  cts. 

Norris  engine  truck,  (old) 

“  sett  pedestals, 
domes,  at  $30, 
bells,  at  $25, 
crank  axles,  at  $165, 

Packing  yarn,  cocks,  hose,  paint,  &c.  &c. 


14 

1600 

385 

580 

3000 

50 

2000 

12000 

4500 

400 

300 

300 

3000 

400 

2500 

2500 


1 

2 

4 

3 

3 


16  chilled  driving  wheels,  1100  lbs.  each,  at  1  ct. 
62  tank  and  truck  wheel  hubs,  350  lbs.  each,  at  1  ct 
26  tank  and  truck  wheel  tire,  150  lbs.  each,  at  2  cts. 
6000  lbs.  miscellaneous  castings,  at  1  ct. 

1800  lbs,  stationary  boiler,  at  10  cts. 

1  small  stationary  engine, 


$1,500 

00 

640 

00 

1,150 

00 

588 

00 

160 

00 

70 

00 

87 

00 

480 

00 

15 

00 

100 

00 

360 

00 

270 

00 

20 

00 

75 

00 

36 

00 

60 

00 

72 

00 

625 

00 

300 

00 

500 

00 

48 

00 

360 

00 

30 

00 

80 

00 

100 

00 

150 

00 

120 

00 

75 

00 

495 

00 

300 

00 

$8,866 

00 

176 

00 

217 

00 

78 

00 

60 

00 

180 

00 

50 

00 

$  9,627 

GO 
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STATEMENT  No.  7. 

An  Inventory  of  Stock  and  Materials  at  Parkesburg  shops ,  30 th 

November ,  1842. 


38 

pair  truck  and  tank  wheels,  complete  at  $100, 

$3,800  00 

29 

chilled  and  tired  tank  wheels,  at  $20, 

580  00 

4 

pair  driving  wheels,  complete  at  $500, 

2,000  00 

21 

hubs 

“  “  at  $40, 

840  00 

15 

tire 

“  “  350  lbs.  at  12  cts. 

630  00 

45 

truck  and  tank  “  hubs,  350  lbs.  at  1  ct. 

157  00 

30 

n 

“  “  tire,  150  lbs.  at  2  cts. 

90  00 

1800 

bushels  bituminous  coal,  at  25  cts. 

450  00 

800 

u 

charcoal,  at  7  cts. 

56  00 

6 

tons  anthracite  coal,  at  $5, 

30  00 

3500  Lbs. 

old  copper,  at  16  cts. 

560  00 

1800 

a 

sheet  copper,  at  30  cts. 

540  00 

300 

a 

bolting  copper,  at  40  cts. 

120  00 

12000 

a 

miscellaneous  iron  castings,  at  3  cts. 

360  00 

15000 

a 

“  “  wrought,  at  2  cts. 

300  00 

2000 

tt 

boiler,  frame  and  sheet  iron,  at  6  cts. 

120  00 

8000 

a 

bar  iron,  at  5  cts. 

400  00 

350 

a 

block  tin,  at  25  cts. 

87  00 

150 

a 

spelter,  at  11  cts. 

16  00 

700 

a 

lead,  at  5  cts. 

35  00 

1000 

a 

new  spring  steel,  at  7  cts. 

70  00 

10000 

a 

old  “  “  at  2  cts. 

200  00 

3000 

u 

new  brass  castings,  at  25  cts. 

750  00 

1000 

a 

old  “  “  at  12  cts. 

120  00 

40000 

i  4 

old  iron  “  at  1  ct. 

400  00 

1800 

(4 

driving  wheel  axle  iron,  at  10  cts. 

180  00 

2600 

44 

truck  and  tank  “  “  at  6  cts. 

156  00 

2560 

44 

driving  wheel  springs,  at  17  cts. 

435  00 

700 

44 

cast  and  shear  steel,  at  20  cts. 

140  00 

100 

44 

brass  solder,  at  30  cts. 

30  00 

25000 

feet  oak  and  ash  timber,  &c.  at  2  cts. 

500  00 

4  crank  axles,  at  $165, 

660  00 

1 

sett  Norris  tank  pedestals, 

75  00 

1 

Norris  engine  truck, 

100  00 

200 

gallons  oil,  at  85  cts. 

170  00 

4 

domes 

at  $25, 

100  00 

5  bells,  at  $20, 

100  00 

1  small  stationary  engine, 

Hose  $20,  files  $275,  oil  cans  $20,  nails  $15, 
Packing  yarn  $35,  borax  $15,  emery  $10, 
Cocks,  hose,  screws,  valves,  whistles,  Sec.  See. 


75 

330 

60 

100 


00 

00 

00 

00 


$15,922  00 
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STATEMENT  No.  8. 


An  Inventory  of  Machinery ,  Fixtures  and  Tools ,  at  Parkeshurg 

Shops ,  30 th  November ,  1842. 


shafting,  gearing,  &c.,  complete, 

$2,000  00 

1  stationary  engine, 

850  00 

1  circular  saw  and  frame, 

100  00 

1  large  turning  lathe, 

1,200  00 

1  2d  size  “  “ 

500  00 

1  3d  “  “  “ 

500  00 

2  4th  “  “  “  at  $300 

600  00 

1  brass,  “  “ 

200  00 

1  wood,  “  “ 

100  00 

2  large  boring  “  at  $750 

1,500  00 

1  screw  cutting  machine, 

500  00 

2  drilling,  “  at  $150 

300  00 

1  punching,  “ 

250  00 

1  pair  shears  for  boiler  iron, 

200  00 

1  sett  rollers,  “ 

500  00 

4  “  carpenter  tools  at  $50 

200  00 

2  “  coppersmiths’  “  at  $150 

300  00 

1  “  boiler  makers’  “ 

500  00 

4  “  blacksmiths’  “  at  $200 

800  00 

16  “  machinists’  “  at  $50 

800  00 

3  “  block  and  tacle  at  $20 

60  00 

20  vices,  1700  lbs.  at  15cts. 

250  00 

1  hot  water  tank, 

150  00 

2  Vail’s  jacks,  at  $80, 

160  00 

20  small  “  at  $6, 

120  00 

sundry  patterns, 

3,000  00 

Fixtures  for  hanging  and  unhanging  wheels, 

100  00 

“  pressing  on  and  off  “ 

75  00 

“  stretching  tire, 

100  00 

44  brass  foundry,  tools,  &c.,  complete, 

300  00 

fire  engine,  hose  and  buckets, 

800  00 

2  weigh  scales, 

50  00 

2  snow  scrapers,  with  fixtures  complete,  at  $40, 

80  00 

$17,145  00 

14 
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do  at  Lancaster  and  State  agents  for  burden  trains,  1,500  00  None. 

State  agents  on  passenger  trains,  4,230  00  1,863  00  2,484  00 

Engineers  of  locomotive  engines,  14,000  00  6,405  25  8,540  00 

Firemen  of  do  do  9,000  00  4,733  82  6,300  00 

Watermen,  6,205  00  1,783  10  2,400  00 
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STATEMENT  No.  10, 

Showing  the  total  expenses  and  receipts  on  the 
Philadelphia  railroad ,  from  March  1st,  1842, 
30  th,  1842. 

For  repairs  of  road  from  March  1st,  to  April  1st, 
do  of  “  from  April  1st,  to  Nov.  30th, 
as  per  statement  No.  3, 

For  expenses  of  motive  power,  from  March  1st,  to 
November  30th, 

For  collectors  and  weighm asters, 


Receipts  of  road  tolls  from  March  1st,  to  April  1st, 

“  of  “  from  April  1st,  to  Nov.  30th, 

“  of  motive  power  from  March  1st,  to  Nov.  301 

Deduct  expenses  as  above, 

Total  profits  for  nine  months, 

Add  amount  received  for  engines  and  other  articles 
sold, 


Columbia  and, 
to  November 

$  3,730  00 

37,047  97 

86,762  48 
4,959  00 

132,499  45 


$  15,483  54£ 
133,885  35 
,  157,227  76 


$306,596  65| 
132,499  45 

174,097  20 

2,567  23 

$176,664  43 


REPORT 


OF 

J.  B.  MOORHEAD, 

SUPERVISOR  OF  THE  COLUMBIA  RAILROAD. 


To  the  President  and  Board  of  Canal  Commissioners  of  Pennsyl¬ 
vania  : 

Gentlemen  : — In  obedience  to  your  instructions,  I  have  the 
honor  to  make  the  following  report,  accompanied  by  tabular  state¬ 
ments  exhibiting  the  amount  of  receipts  and  expenditures  in  the  su¬ 
pervisor’s  department,  on  the  Columbia  and  Philadelphia  railroad, 
since  it  came  under  my  charge  : 

The  road  being  formerly  divided  into  several  sections,  with  a 
separate  supervisor  for  each,  it  was  necessary  to  combine  their 
several  reports,  to  ascertain  the  general  result. 

On  the  first  of  April  last,  the  whole  road,  82  miles  in  length, 
was  placed  under  my  care  by  the  Board,  as  supervisor,  and  I  am 
therefore  able  to  give  a  full  statement  of  its  affairs  since  that  time; 
but  as  I  have  had  charge  of  this  department  only  since  the  1st  of 
April,  and  as  there  are  no  books  or  papers  in  my' possession  to 
furnish  certain  data  for  the  four  months  preceding,  my  statements 
will  necessarily  be  confined  to  the  eight  months,  from  April  1st  to 
Nov.  30th,  1842,  instead  of  including  the  whole  fiscal  year. 

As  I  have  the  duties  of  Superintendent  of  Motive  Power  to  dis¬ 
charge,  in  addition  to  the  duties  of  supervisor,  it  was  deemed  neces¬ 
sary  that  an  assistant  supervisor  should  be  appointed  to  superintend 
the  repairs.  Mr  Joseph  Collins  has  discharged  the  duties  of  assistant, 
with  what  credit  to  himself  the  present  conditiou  of  the  road  will 
show. 

When  I  took  charge  of  the  road,  some  parts  of  it  required  im¬ 
mediate  and  heavy  outlays  to  place  it  in  good  repair ;  and  it  will 
be  seen  by  reference  to  statement  No.  4,  that  this  department  was 
incumbered  with  a  debt  of  $1 12,612  71f.  This  burden  of  old  debt 
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being  due  in  small  amounts  to  a  great  number  of  persons,  has  been 
a  source  of  endless  difficulty  and  vexation. 

The  receipts  of  the  road  tolls  being  paid  into  the  Treasury,  there 
is  no  fund  for  the  payment  of  these  claims,  except  by  appropriation 
of  the  Legislature,  or  under  the  provisions  of  the  law  passed  for  the 
benefit  of  domestic  creditors.  It  will  be  seen  by  reference  to  the 
same  table,  (No.  4,)  that  I  have  paid  $8,899  44,  out  of  the  appro¬ 
priation  made  by  the  last  Legislature,  and  I  have  settled,  (by  giving 
certificates  to  the  Auditor  General,  agreeably  to  the  plan  devised  for 
the  settlement  of  claims  under  the  domestic  creditor  law,)  claims  to 
the  amount  of  $40,678  71  ;  making  in  all  settled,  $49,578  15  ;  and 
leaving  $63,034  56f,  still  unsettled. 

The  attempt  to  discharge  these  debts,  under  the  provisions  of  the 
domestic  creditor  law,  is  found  to  be  unjust  and  oppressive  in  its 
operation — the  claims  being  generally  small  and  a  pro  rata  dividend 
only  being  paid  under  that  law,  once  in  three  months,  at  the  State 
Treasury.  The  holder  is  obliged  to  make  a  journey  to  Harrisburg, 
every  three  months,  to  obtain  a  sum  which  will  probably  not  pay  his 
travelling  expenses,  or  choose,  as  he  generally  does,  to  hold  his  claim 
without  receiving  any  thing.  Many  of  these  persons,  too,  have  been 
thrown  out  of  employment  by  the  system  of  curtailment  adopted  by 
the  Board,  and  in  the  present  depression  of  every  kind  of  business, 
are  reduced  to  a  state  of  absolute  want.  I  therefore,  earnestly  re¬ 
commend  to  the  Board,  to  urge  upon  the  Legislature  the  propriety 
of  making  provisions  by  which  the  claims  upon  the  Commonwealth 
by  those  laboring  men  may  be  discharged  at  an  early  day. 

By  reference  to  statement  No.  2,  it  will  be  seen  that  the  road 
tolls  collected  from  April  1st  to  Nov.  30th,  1842,  (8  months,)  amount 
to  $133,885  35,  and  the  expenses  for  repairs  during  the  same  time, 
paid  and  unpaid,  amount  to  $37,047  97,  leaving  a  clear  profit  of 
$96,837  38. 

For  a  full  account  of  all  receipts  and  expenditures  on  the  road,  I 
beg  leave  to  refer  you  to  my  report  on  motive  power,  which  shows 
the  gratifying  result  of  a  clear  profit  of  $174,097  20,  in  nine  months  ; 
and  proves  the  perfect  capacity  of  this  road,  when  economically 
managed,  to  produce  a  handsome  revenue  to  the  Commonwealth. 

From  the  reports  of  the  fiscal  year  ending  Dec.  1,  1841,  (includ¬ 
ing  13  months,)  it  appears  that  the  expenses  for  repairs  were  $93,- 
254  78,  affording  an  average  of  $7,173  44  per  month.  The  present 
report  shows  an  average  expense  per  month,  during  the  last  8 
months,  of  $4,630  99,  and  my  estimate  in  statement  No.  4,  of  ex¬ 
penses  for  the  year  1843,  ($48,300,)  gives  an  average  monthly  expense 
of  $4,025.  This  estimate,  1  think,  will  be  found  high  enough. 

The  road  is  generally  in  good  order. 

I  cannot  close  this  report  without  again  recommending  to  the 
Board  the  plan  of  having  the  repairs  done  by  contract.  In  obedience 
to  the  instructions  of  the  Board,  I  advertised  to  receive  proposals  for 
keeping  in  repair  the  eastern  portion  of  the  road,  from  Parkesburg 
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to  Philadelphia,  a  distance  of  45  miles.  I  divided  it  into  nine  sec¬ 
tions,  of  5  miles  each.  An  average  of  the  bids  received  for  doing 
all  ordinary  repairs  to  the  track  for  one  year  were  something  less 
than  $300  per  mile.  By  reference  to  the  cost  of  labor,  as  per  state¬ 
ment  No.  3,  it  will  be  seen  that  the  expenses  under  the  present  sys¬ 
tem,  for  ordinary  repairs,  gives  an  average  of  $519  32  per  mile,  per 
annum.  I  confidently  believe  the  result  of  the  proposed  mode  of 
keeping  the  road  in  repair,  if  properly  carried  out,  would  be  fully 
equal  to  the  above  example,  and  the  road  kept  in  as  good  condition 
as  under  the  present  system. 

I  beg  leave,  respectfully,  to  refer  you  to  the  report  of  Charles  L. 
Schlatter,  Esquire,  Principal  Engineer,  for  a  more  full  statement  of 
the  condition  of  the  road  and  bridges,  and  the  repairs  required  to  be 
done  during  the  year  1843. 

All  of  which  is  respectfully  submitted. 

J.  B.  MOORHEAD, 


Supervisor’s  Office, 
Parkesburg ,  Dec .  1st ,  1842. 


Supervisor. 


STATEMENT  No.  1, 

Showing  the  Supervisor’s  account  with  the  State  Treasurer . 

Amount  drawn  from  Treasurer  of  Board  of 
Canal  Commissioners,  from  1st  April  to 

30th  November,  1842,  $38,354  71 

Amount  paid  for  repairs  during  same  period. 

See  statement  No.  3,  $29,433  34 

Amount  paid  on  debts  contracted  prior  to 
April  1st,  1842,  8,899  44 

-  38,337  78 


16  93 


Balance  due  the  Commonwealth, 
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STATEMENT  No.  2, 

Shotving  the  amount  of  road  tolls  collected  from  April  1st ,  1842, 
to  November  30,  1842,  and  the  expenses  of  repairs  during  the 
same  period . 

Amount  of  road  tolls  collected  as  per 

report  of  collectors,  $133,885  35 

Amount  paid  for  current  expenses  of  re¬ 
pairs.  See  statement  No.  3,  $29,438  34 

Amount  of  expenses  unpaid.  See  state¬ 
ment  No.  3,  7,609  63 

-  37,047  97 


Excess  of  tolls  over  expenses,  $96,837  38 


STATEMENT  No.  3, 


Of  expenses  for  repairs,  from  April  1st ,  1842,  to  Nov  30  th,  1842. 


Amount  paid.  Amount  due. 

Total, 

> 

For  assistant  supervisor, 

foreman  and  laborers, 

$22,182 

02 

$6,207 

83 

$28,389 

85 

For  smith  work, 

363 

95| 

45 

00 

408 

95f 

For  carpenter  work  and 

repairs  to  scales, 

520 

87| 

48 

00 

568 

87 

For  lumber,  cross  ties,  &c. 

,  1,023 

13 

79 

26 

1,102 

39j 

For  castings,  chairs,  &c., 

5,057 

06 

1,229 

54 

6,286 

60 

For  miscellaneous,  sta- 

tionary  and  printing, 

131 

93 

131 

93 

For  hardware,  tools,  &c., 

159 

37 

159 

37 

$29,438  34 

$7,609 

63 

$37,047 

97 
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STATEMENT  No.  4, 

Showing  the  amount  due  for  repairs  April  ^ 

mate  of  the  amount  required  for  repairs  foi  1843. 

Amount  due  for  repairs,  November  30,  1841,  as  per  ^  ^  ^ 
report  of  Joseph  Mosher,  A  •. 

Estimated  expense  from  November  30, 1841,  to  Apn  Q04  27 

1  1842  ’ 

Amount  du’e  for  repairs,  November  30,  1841,  as  per  _g  ^  4Q 

report  of  Joseph  Collins, 

Estimated  expense  from  November  30,  1841,  to  2? 

April  1,  1842, 


Total  amount  due  April  1,  1842, 

Deduct  amount  paid  by  present  super-  g9g  ^ 

visor,  .  ...  ’ 

Deduct  amount  of  certificates  to  Auditor 
General,  agreeably  to  the  provision 
of  domestic  cieditor  law,  40)678  71 


$112,612  711 


49,578  15 


Amount  to  be  provided  for  by  appropriation,  $63,034  561 


Estimate  of  the  cost  of  repairs  for  1843,  os  follows : 


Eighty-two  miles  ordinary  repairs, 

Repair  of  bridges, 

Cross  ties  and  mud  sills, 

Water  stations, 

Castings, 

Smith  work,  tools,  &c., 

Miscellaneous, 

Amount  of  appropriation  required  for  1843, 

Amount  of  appropriation  required  for  debts  contracted 
prior  to  April  1st,  1842, 


$36,600 

00 

3,500 

00 

1,800 

00 

400 

00 

4,500 

00 

1,000 

00 

500 

00 

$48,300 

00 

$63,034 

56 
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